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NOTIFICATIONS BY GOVERNMENT 


GOVERNMENT OF ANDHRA PRADESH 
ABSTRACT 


IIIII 


Water Resources Department - Administrative sanction for an amount of Rs.137.85 
Crores regarding Construction of Flood Protection Wall along the left margin of 
Krishna River from Padmavathi Ghat to Kanakadurgamma Varadhi in 
Vijayawada City ( Phase - III ) " - Orders - Issued . 

WATER RESOURCES ( Projects - II ) DEPARTMENT 


<<<< >>>> 


RIGHT TO 
INFORMATION 


From the Engineer - in - Chief ( Irrigation ) , Vijayawada letter No.ENC 
( I ) / DCE - DW / OT - 7 / AEE - 18 / Protection Wall , dated : 04.04.2022 . 


Dated : 24.08.2022 . 
Read : 


In the reference read above , the Engineer - in - Chief ( Irrigation ) , 
Vijayawada while explaining the details and circumstances , has requested the 
Government , to accord administrative approval for the work " Construction of Flood 
Protection Wall along the left margin of Krishna River from Padmavathi Ghat to 
Kanakadurgamma Varadhi in Vijayawada City ( Phase - III ) " for an amount of 
Rs.138.80 Crores under the Head of Account " 4711 - COL on Flood Control Projects 
01 FC - MH103 - Civil Works - G.H . ( 11 ) Normal State Plan - SH ( 05 ) -Embankment -530 
Major Works - 531 Other Expenditure " . 

2 ) 


Government after careful examination of the proposal , hereby accord 
administrative sanction for an amount of Rs.137.85 Crores ( Rupees one hundred 
thirty seven crores and eighty five lakhs only ) for Construction of Flood 
Protection Wall along the left margin of Krishna River from Padmavathi Ghat to 
Kanakadurgamma Varadhi in Vijayawada City ( Phase - III ) " under Head of 
Account " 4711 Capital outlay on Flood Control Projects - 01 Flood Control - MH 103 


G.884 


Civil Works GH 11 State Development Schemes SH ( 05 ) Embankment 530 
Major works - 531 Major works " , subject to that , the Engineer - in - Chief ( Irrigation ) , 
Vijayawada shall ensure the i ) Correctness of rates and quantities proposed in the 
estimate and ii ) As the estimate is prepared with the approved drawings of the 
CE / CDO for Phase - II wall work , similarly the design / drawings for the proposed work 
shall be obtained from the CE / CDO . 

3 ) The Engineer - in - Chief ( Irrigation ) , Vijayawada shall take necessary action 
accordingly . 


This order issues with the concurrence of Finance ( FMU - W.R.II ) 
Department , vide their U.O.No.FIN01 - FMUOMRAS ( WR2 ) / 36 / 2022 - FMU - WR - II , 
Computer No. 1690758 , dated : 14.07.2022 . 


4 ) 


This order is available online and can be accessed at 
http://apegazette.cgg.gov.in 


5 ) 


( BY ORDER AND IN THE NAME OF THE GOVERNOR OF ANDHRA PRADESH ) 

SHASHI BHUSHAN KUMAR 

PRINCIPAL SECRETARY TO GOVERNMENT 


To 

The Engineer - in - Chief ( Irrigation ) , Vijayawada . 
Copy to : 

The Chief Engineer , Krishna Delta System , Vijayawada . 
The P.S to Secretary to CM . , 

The P.S to Hon'ble Minister for Water Resources . 


The P.S to Principal Secretary to Government ( WRD ) . 

The Finance ( FMU - WR.II ) Dept. , 


The Accountant General , A.P. , Vijayawada . 

The Director of Works and Accounts , Ibrahimpatnam , Vijayawada . 
Sf / Sc . 

// FORWARDED :: BY ORDER // 


SECTION OFFICER 


